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DD/A 76-1783 

8 April 1976 


MEMORANDUM FOR: Director of Logistics 

Director of Security 

FRO U : John F, Blake 

Deputy Director for Administration 

Mike | Bob: 


STATINTL 


1, The following represents a cryptic analytical feed 
backofareviewofthephysical security requirements of 

made by Bob and myself on 

7 April. Will you two gentlemen please wire together your 
respective representatives and have them discuss the matters 
STATINTU bring up below. 


2. My references are clued to th^Cos^Assignraent 
Sheet, attached hereto, drawn up by References 

are to the numbered pages of the Cost Assignment Sheet: 

a. P age 1, 1-4; can we get out of doing 
"these two Items at least initially, 
by hauling the trash to Langley for 
disposal? If we do, and then a 
shredder is needed, what is the cost? 

b. Pag e 1, 1-5; before we invest |^H^| 
for* tills scanning device, I suggest 

we wait and see what the pattern of 
direct mail to the building looks 
like. We will then be in a better 
position to make a judgment. 

c. Page 2, 1-1 ; what is the precise reason 
we nave to brick in these windows? 

d. Page 2, Second F loor , 1-1; this appears 
"to ae’tdb'eah exorbitant price. Is 
there any other way, at considerably 
lesser cost, of accomplishing the goal? 


STATINTL 
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STATINTL 


STATINTL 

STATINTL 


e. Page 3, Fifth § Sixth Floors, Both 
X-F sT pTeaie^e -evaluate * the hee3 
for thisH^^Hinstallation in 
consideration of what are the plans 
to removo the external fire escapes. 
Evei^^^this protection is necessary, 
the ^^Hcosts again appear 
exorbitant . 



3, Would both addressees get together quickly at the 
drawing board and let me have a revised and priced-out physical 
security recommendation by 15 April 1976, 


Rignsdtl John F» Blahs 
John V. Blake 

Att*. A/S 

Grig - D/Logistics w/Cy Att 
1 - D/Security w/Cy Att 

1 - BD/A Subject w/att 
1 - DD/A Chrono w/o att 
1 - JFB Chrono w/o att 

DD/A : JFBlake : der (8 April 1976) 
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